Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 22 May 2009 

Message Text 

UNCLASSIFIED 

PAGE 01 STATE 268854 
ORIGIN FBOE-OO 

INFO OCT-01 EUR- 1 2 ISO-OO A-01 SY-05 CA-01 /020 R 

DRAFTED BY A/FBO:PWSTANGE:ADC 
APPROVED BY A/FBO:PWSTANGE 
EUR/EX:PBOFINGER (PHONE) 

S Y : AHANREHAN (CONFERENCE) 

SCA:WTILNEY (CONFERENCE) 

050970 101845Z/50 

R 100038Z NOV 77 
FM SECSTATE WASHDC 
TO AMEMBASSY PARIS 
INFO AMCONSUL MARSEILLE 
AMCONSUL FRANKFURT 

UNCLAS STATE 268854 

FRANKFURT FOR RSS 

E.O. 11652: N/A 

TAGS: ABLD, ASEC 

SUBJECT: MINOR IMPROVEMENT, MARSE ILL E OB - PROPERTY 
NO. X20022 

REF: PARIS OM JANUARY 24. 1977 

1 . RELOCATION OF VISA SECTION AT CONSUL GENERAL 
MARSEILLE FROM SECOND TO GROUND FLOOR IS APPROVED 
EXCEPT FOR FOLLOWING CONSIDERATIONS, AT NOT EXCEEDING 
FRANCS 25,952. SINCE COSTS SHOULD BE REDUCED AS 
INDICATED BELOW REPORT FINAL DOLLAR AMOUNT. 

(A) COORDINATE SECURITY ASPECTS WITH RSO INCLUDING 
WHETHER THE TEN MILLIMETER THICK GLASS PROPOSED TO 
UNCLASSIFIED 

UNCLASSIFIED 

PAGE 02 STATE 268854 

REPLACE EXISTING WINDOW PANES IS ACCEPTABLE. 

(B) ALL WIRING SHOULD BE IN RIGID STEEL CONDUIT AND 
2.5 SQUARE MILLIMETER COPPER CONDUCTOR. INCLUDE AC 
OUTLET. THE PRICE QUOTED OF FRANCS 6,600 (DOLS. 1,346) 

APPEARS EXCESSIVE FOR 12 OUTLETS. CONTRACT SHOULD 
BE AWARDED ON BASIS COMPETITIVE BIDS. 
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(C) AIR CONDITIONING. THE PROPOSED SPLIT SYSTEM AT 
COST FRANCS 7,500 (DOLS. 1,530) APPEARS EXCESSIVE FOR 

REQUIREMENTS. RECOMMEND INSTEAD INSTALL STANDARD 
WINDOW UNIT WHICH SHOULD NOT EXCEED DOLS. 300 FROM 
GSA SCHEDULE. INSTALLATION COSTS SHOULD BE MINIMAL 
WITH A/C OUTLET INCLUDED IN WIRING CONTRACT. 

2. XJ-4236 ALLOTMENT INCREASE DOLS. 5,300 CODE 220 
FOLLOWS. VANCE 


UNCLASSIFIED 


NNN 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 -Jan-1 994 12:00:00 am 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Sent Date: 10-Nov-1977 12:00:00 am 
Decaption Date: 01 -Jan-1 960 12:00:00 am 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 -Jan-1 960 12:00:00 am 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1977STATE268854 

Document Source: CORE 

Document Unique ID: 00 

Drafter: PWSTANGE:ADC 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Expiration: 

Film Number: D770415-1101 
Format: TEL 
From: STATE 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1977/newtext/t19771 1 73/aaaacktz.tel 

Line Count: 73 
Litigation Code IDs: 

Litigation Codes: 

Litigation History: 

Locator: TEXT ON-LINE, ON MICROFILM 

Message ID: 42a9a91d-c288-dd11-92da-001cc4696bcc 

Office: ORIGIN FBOE 

Original Classification: UNCLASSIFIED 

Original Handling Restrictions: n/a 

Original Previous Classification: n/a 

Original Previous Handling Restrictions: n/a 

Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: n/a 
Retention: 0 

Review Action: RELEASED, APPROVED 
Review Content Flags: 

Review Date: 26-Jan-2005 12:00:00 am 
Review Event: 

Review Exemptions: n/a 
Review Media Identifier: 

Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
SAS ID: 638997 
Secure: OPEN 
Status: NATIVE 

Subject: MINOR IMPROVEMENT, MARSEILLE OB - PROPERTY NO. X20022 
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To: PARIS 
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